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BILL NO. S-84-04- 


AN ORDINANCE approving Contract 
84-W-l, Division 1 - Northwest 
Reservoir, Cook Road Industrial 
Park Waterwork Improvement, by 
and between the City of Fort Wayne, 
Indiana and Preload Technology, 
Inc., in connection with the Board 
of Public Works. 


NOW, THEREFORE, BE IT ORDAINED BY THE COMMON COUNCIL OF 

THE CITY OF FORT WAYNE, INDIANA: 

SECTION 1. That Contract 84-W-l, Division 1 - Northwest 

Reservoir, Cook Road Industrial Park Waterwork Improvement, by 

and between the City of Fort Wayne, Indiana and Preload Technology, 

Inc, in connection with the Board of Public Works, for: 

a 4.0 Million Gallon Prestressed 
Concrete Reservoir; 



involving a total cost of Nine Hundred Seventy-Six Thousand Six 
Hundred Ninety and No/100 Dollars ($976,690.00), all as more par¬ 
ticularly set forth in said Contract, and which is on file with 
the Office of the Board of Public Works and is by reference incor¬ 
porated herein, made a part hereof and is hereby in all things 
ratified, confirmed and approved. 

SECTION 2. That this Ordinance shall be in full force 
and effect from and after its passage and any and all necessary 
approval by the Mayor. 




Bruce 0. Boxberger, City Attorney 













Read the first time in full and on motion by 

seconded by _, and d^Ly y adgpted, read th£ 5 

" ferred t 


to the Committee_ 


;econd time 
(and the City 


by title and refe:-— --—, - -----— 

Plan Commission for recommendation) and Public* Hearing to be he^ddfter 
due legal notice, at the Council Chambers ,-City County Buildi Jtgr'rort Wayne 

Indiana, on_ > the 

, 19 


DATE: 




Read the tl 
seconded by_ 
passage. 


PASSED 



;d time in full and on motion by_ 

, and duly adopted, pla 
-) by the following vote: 


TOTAL VOTES 

BRADBURY 
BURNS 
ElSBART 
GiaQUINTA 

HENRY 

REDD 

SCHMIDT 

STIER 

TALARICO 

DATE: 


AYES 


ABSTAINED 




_ 

E. KENNEDY, CITY CL#RK 


Passed and adopted by the Common Council of the City of Fort 

Wayne, Indiana, as (ANNEXATION-) - (APPROPRI ATION) - CGENERAfc) 

(SPECIAL) (ZONING MAP) ORDINANCE (RESOLUTION) NO 
on the _ /OT _day of__r 19 > 


ENERAL) 


ATTEST -jy 


SANDRA E. KENNEDY, CITY CLERK 


(SEALi— 

PRESIDING OFFICER 


Presented by me to the Mayor of tiie City of Fort Wayne, Indiana, 
_ y d ay of _, 19 ^ / 


at the hour of 


'.<30 


~z? 


•M.,E.S.T. 


SANDRA E 

Approved and signed by me this D- l5st day of 
^ , at the hour of 


KENNEDY, CITY CLERK 

IWvj 



WIN MOSES, JR., MAYOR 















































































CONTRACT 84-W-l 




THIS . AGREEMENT is dated as of the 


JR 




day of 


__ in the year 1984, by and between the CITY OF FORT WAYNE, 

INDIANA, by its Board of Public Works & Safety (hereinafter called OWNER), and 
PRELOAD TECHNOLOGY, INC., Garden City, New York, (hereinafter called 
CONTRACTOR). 


OWNER and CONTRACTOR, in consideration of the mutual covenants hereinafter 
set forth, agree as follows: 

ARTICLE 1. WORK 

CONTRACTOR shall complete all Work as specified or indicated in the Contract 
Documents. The Work is generally described as follows: WATERWORKS 
IMPROVEMENTS. 

The Project for which the Work under the Contract Documents may be the whole 
or only a part is generally described as follows: 

DIVISION I - NORTHWEST RESERVOIR, CONTRACT 84-W-l 


ARTICLE 2. ENGINEER 

The Project has been designed by Bonar & Associates, Inc., 616 South Harrison 
Street, Fort Wayne, Indiana 46802, who is hereinafter called ENGINEER and who 
will assume all duties and responsibilities and will have the rights and 
authority assigned to ENGINEER in the Contract Documents in connection with 
completion of the Work in accordance with the Contract Documents. 

ARTICLE 3. CONTRACT TIME 

3.1 The Work will be substantially completed within One Hundred Fifty (150) 
Days after the date when the Contract Time commences to run as provided in 
Paragraph 2.3 of the General Conditions, and completed and ready for final 
payment in accordance with Paragraph 14.13 of the General Conditions within 
One Hundred Eighty (180) days after the date when the Contract Time commences 
to run. 


3.2 Liquidated Damages. OWNER and CONTRACTOR recognize that time is of the 
essence in this Agreement and that OWNER will suffer financial loss if the 
Work is not substantially complete within the time specified in Paragraph 3.1 
above, plus any extensions thereof allowed in accordance with Article 12 of 
the General Conditions. They also recognize the delays, expense and 
difficulties involved in proving in a legal or arbitration proceeding the 
actual loss suffered by OWNER if the Work is not substantially complete on 
time. Accordingly, instead of requiring any such proof, OWNER and CONTRACTOR 
agree that as liquidated damages for delay (but not as a penalty) CONTRACTOR 
shall pay OWNER, Fifty Dollars ($50.00) for each day that expires after the 
time specified in Paragraph 3.1 for substantial completion until the Work is 
substantially complete. 

ARTICLE 4. CONTRACT PRICE 

4.1 OWNER shall pay CONTRACTOR for performance of the Work in accordance with 
the Contract Documents in current funds as follows: Nine Hundred Seventy-Six 
Thousand, Six Hundred Ninety Dollars ($976,690.00). 
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ARTICLE 5. PAYMENT PROCEDURES 

CONTRACTOR shall submit Applications for Payment in accordance with Article 14 
of the General Conditions. Applications for Payment will be processed by 
ENGINEER as provided in the General Conditions. 

5.1 Progress Payments. OWNER shall make progress payments on account of the 
Contract Price on the basis of CONTRACTOR'S Applications for Payment as 
recommended by ENGINEER, on or about the 30th day of each month during 
construction as provided below. All progress payments will be on the basis of 
the Work, measured by the schedule of values provided for in Paragraph 14.1 of 
the General Conditions. 

5.1.1 Prior to Substantial Completion, progress payments will be 
in an amount equal to: 

95% of the Work completed, and 

95% of materials and equipment not incorporated in the Work but delivered 
and suitable stored, less in each case, the aggregate of payments 
previously made. 

5.1.2 Upon Substantial Completion, OWNER shall pay an amount sufficient to 
increase total payments to CONTRACTOR to 98% of the Contract Price, less 
such amounts as ENGINEER shall determine in accordance with Paragraph 14.7 
of the General Conditions. 

5.2 Final Payment. Upon final completion and acceptance of the Work in 
accordance with Pargraph 14.13 of the General Conditions, OWNER shall pay the 
remainder of the Contract Price as recommended by ENGINEER as provided in said 
Paragraph 14.13. 

ARTICLE 6. INTEREST 

All moneys not paid when due hereunder shall bear interest at the maximum rate 
allowed by law at the place of the Project. 

ARTICLE 7. CONTRACTOR'S REPRESENTATIONS 

In order to induce OWNER to enter into this Agreement, CONTRACTOR makes the 
following representations: 

7.1 CONTRACTOR has familiarized himself with the nature and extent of the 
Contract Documents, Work, locality, and with all local conditions and federal, 
state and local laws, ordinances, rules and regulations that in any manner may 
affect cost, progress or performance of the Work. 

7.2 CONTRACTOR has studied carefully all reports of investigations and tests 
of subsurface and latent physical conditions at the site or otherwise 
affecting cost, progress or performance of the Work which were relied upon by 
ENGINEER in the preparation of the Drawings and Specifications and which have 
been identified in the Supplementary Conditions. 

7.3 CONTRACTOR has made or caused to be made examinations, investigations and 
tests and studies of such reports and related data in addition to those 
referred to in Paragraph 7.2 as he deems necessary for the performance of the 
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Work at the Contract Price, within the Contract Time, and in accordance with 
the other terms and conditions of the Contract Documents; and no additional 
examinations, investigations, tests, reports or similar data are or will be 
required by CONTRACTOR for such purposes. 

7.4 CONTRACTOR has correlated the results of all such observations, 
examinations, investigations, tests, reports and data with the terms and 
conditions of the Contract Documents. 

7.5 CONTRACTOR has given ENGINEER written notice of all conflicts, errors or 
discrepancies that he has discovered in the Contract Documents and the written 
resolution thereof by ENGINEER is acceptable to CONTRACTOR. 

ARTICLE 8. CONTRACT DOCUMENTS 

The Contract Documents which comprise the entire agreement between OWNER and 
CONTRACTOR are attached to this Agreement, made a part hereof and consist of 
the following; 

8.1 This Agreement (pages 1 to 4, inclusive) 

8.2 Project Manual 

8.3 Performance Bonds and Certificates of Insurance 

8.4 Notice of Award 

8.5 General Conditions (pages GC/l to GC/49 inclusive) 

8.6 Supplementary Conditions (pages SC/1 to SC/28 inclusive) 

8.7 EDA Supplemental General Conditions (Pgs 1-38 inclusive) 

8.8 Specifications bearing the title, "Waterworks Improvements, EDA Grant 
No. 06-01-01959" and consisting of two divisions, as listed in table of 
contents thereof. 

8.9 Drawings, consisting of a cover sheet and sheets numbered 1 thru 5 
inclusive with each sheet bearing the following general title; "Division I 
- Northwest Reservoir, Contract 84-W-l". 

8.10 CONTRACTOR'S Bid, pages .1 to 7 inclusive, marked Exhibit A. 

8.11 Addenda Number 1, inclusive. 

8.12 Any Modification, including change orders, duly delivered after 
execution of Agreement. 

There are no Contract Documents other than those listed above in this Article 
8. The Contract Documents may only be altered, amended or repealed by a 
Modification (as defined in Section 1 of the General Conditions). 

ARTICLE 9. MISCELLANEOUS 

9.1 Terms used in this Agreement which are defined in Article 1 of the General 
Conditions shall have the meanings indicated in the General Conditions. 

9.2 No assignment by a party hereto of any rights under or interests in the 
Contract Documents will be binding on another party hereto without the written 
consent of the party sought to be bound; and specifically but without 
limitation, ■ moneys that may become due and moneys that are due may not be 
assigned without such consent (except to the extent that the effect of this 
restriction may be limited by law), and unless specifically stated to the 
contrary in any written consent to an assignment, no assignment will release 
or discharge the assignor from any duty or responsibility under the Contract 
Documents. 
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9.3 OWNER and CONTRACTOR each binds himself, his partners, successors, assigns 
and legal representatives to the other party hereto, his partners, successors, 
assigns and legal representatives in respect to all covenants, agreements and 
obligations contained in the Contract Documents. 


IN WITNESS WHEREOF, the parties hereto have signed this Agreement in 
triplicate. One counterpart each has been delivered to OWNER, CONTRACTOR and 
ENGINEER. All portions of the Contract Documents have been signed or 
identified by OWNER and CONTRACTOR or by ENGINEER on their behalf. 
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PAYMENT BOhJD 


fr/MPKO/? 

PAB/l 


KNOW ALL MEN BY Tl IKSK PRESENTS: lhat 

QudJCLti. 


hereinafter called Principal, 


iimi ■s^nAMAM. IA-AJL-. . Q-WM aA &J. 


hereinafter called Surety, arc* hold and firmly hound unto . 

_o4i£_. U/aj/}\J^, ^uLjulaJI 




UL/U2u>__ 4b]dV. 


hereinafter catted OWNER, in the penal sum of Q-jLz y Li Q.(LjA Dollars. %\3j£l&Jk 2^) 


in lawful money of the United States, for the payment of which sum well and truly to 
he made, we hind ourselves, successors, and assigns, jointly and severally, firmly by 
these presents. 

THE CONDITION OF THIS OBLIGATION is such that whereas, the Principal entered 

into a certain contract with the OWNER, dated the _za -day of 

a copy of which is hereto attached and made a part hereof for the danstruc- 

_ 4. • o yyujjj ^^j ^juuLti^ ■ OamEu^uluI. _ 

GsAJALtL* GjlaaajmIul' . -_ OmiiAJLh. #= t _ 


NOW, THEREFORE, if the Principal shall promptly make payment to all persons, firms, 
SUBCONTRACTORS, and corporations furnishing materials for or performing labor in 
the prosecution of the WORK provided for in such contract, and any authorized exten¬ 
sion or modification thereof, including all amounts due for materials, lubricants, oil, 
gasoline, coal and coke, repairs on machinery, equipment and tools, consumed or used 
in connection with the construction of such WORK, and all insurance premiums on said 
WORK, and lor all labor, performed in such WORK whether by SUBCONTRACTOR or 
otherwise, then this obligation shall he void; otherwise to remain in full force and 
effect. 




CONTRACT DOCUMENTS FOR CONSTRUCTION OF 
FEDERALLY ASSISTED WATER AND SEWER PROJECTS 


Document No. 0 
Paytnont Bond: Png® 1 of 2 
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PROVIDED, FURTHER, that the said Surety for value received hereby stipulates and 
agrees that no change, extension of time, alteration or addition to the terms of the con¬ 
tract or to the WORK to be performed thereunder or the SPECIFICATIONS accom¬ 
panying the same shall in any wise affect its obligation on this BOND, and it does here¬ 
by waive notice of any such change, extension of time, alteration or addition to the 
terms of the contract or to the WORK or to the SPECIFICATIONS. 

PROVIDED, FURTHER, that no final settlement between the OWNER and the CON¬ 
TRACTOR shall abridge the right of any beneficiary hereunder, whose claim may be 
unsatisfied. 
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IN WITNESS WHEREOF, this instrument is executed in 

one of which shall he deemed an original, this the. 

19. ~ 


-counterparts, each 


_ day of. 


Q/uJLmA, 



/dUx jj _ //mzM 

All ES I . r ' ' '1 

njAAiLl AA^ _ /-f (e(<? f 

jLaHula x 

z, 




i(Mo / 


NOTE: Date of BOND must not he prior to date of Contract. 

If CONTRACTOR is Partnership, all partners should execute BOND. 

IMPORTANT: Surety companies executing BONDS must appear on the Treasury De¬ 
partments most current list (Circular 570 as amended) and be authorized to transact 
business in the State where the PROj^CT is located. 



SfiAallSsfiS* AG?3S 
























729294 


POWER OF ATTORNEY 

INSURANCE COMPANY OF NORTH AMERICA 

PHILADELPHIA, PA. 


Know all men by these presents: That insurance company of north America, 

a corporation of,the Commonwealth of Pennsylvania, having its principal office in the City of Philadelphia, 
Pennsylvania, pursuant to the following Resolution adopted by the Board of Directors of the said Company 
on May 211,1975, to wit: 

'.'RESOLVED* pursuant to Articles 3 6 and 5.1 of the By-Laws, the following Rules shall govern the execution for the Company of 
bunds, undertakingsL.recogniaances, contracts and other writings in the nature thereof: 

11) Thai tlte President, Ur any Vice-President. Assistant Vice-President, Resident Vice-President or Attorney-in-Fact, may execute for 
and in behalf of the Company any and all bonds, undertakings, recognizances, Contracts and other writings in the nature thereof, the 
same to be attested when necessary'by the Secretary, an Assistant Secretary or a: Resident Assistant Secretary and the seal of the 
Company affixed thereto; and: that the President of; any'Vice-President may appoint and authorize Resident Vice-Presidents, Resident 
Assistant Secretaries and Altomeys-in-Fact to so execute or attest to the execution of all such writings on behalf of the Company and 
to affix the,seal ol the Company thereto. 

C!i Any such writing executed in accordance with these Rules shall be as binding upon the Company in any case as though signed 
bv the President and attested by the Secretary. 

t3i The signature of the President of a Vice-President and the seal of the Company may be affixed by facsimile on any power of 
attorney granted pursuant to this Resolution, and the signature of a certifying officer and the seal of the Company may be affixed by 
laesimite to any certificate of any such power, and any such power or certificate bearing such facsimile signature and seal shall be valid 
and binding on the Company. 

(4! Suck Resident Officers and Altomeys-in-Fact shall have authority to certify or verify copies of this Resolution, the By-Laws of the 
Company, and any affidavit or record of the Company necessary to the discharge of their duties. 

(5) The passage of this Resolution does not revoke any earlier authority granted by Resolution of the Board of Directors on June 9, 
1953." 

does hereby nominate, constitute and appoint „__ „„„ 

' 11 JOHN E. ROE, WILLIAM HOLLAND, GEORGE ROTH, 

JOHN P. RAUCCI, and WILLIAM SAMMON, all of the City of New York, State of 
New York --------*— ----— .- - 

- ' —— ------ " each individually if there be more than one named, 

its true cmd lawful attorney-in-fact, to make, execute, seal and deliver on its behalf, and as its act and deed 
any and all bonds, undertakings, recognizances, contracts and other writings in the nature thereof. And the 
execution of such writings in pursuance of these presents, shall be as binding upon said Company, as fully 
and amply as if they had been duly executed and acknowledged by the regularly elected officers of the 
Company at its principal office. 


IN WITNESS WHEREOF, the said . ,H_. .F....MC...CPANIE.,.. JJR.., Vice-President, 

has hereunto subscribed his name and affixed the corporate seal of the said INSURANCE COMPANY OF 
NORTH AMERICA this .......8th. day of .. J uly . 19.8.3.. 



On this ......8th.. day of...July..... A. O. 19 . 8.3., before me, a Notary 

Public of the COMMONWEALTH OF PA. in and for the County of DELAWARE came. 


.H.. I-L ..MC CRANTE, ,JR. ., Vice-President of the INSURANCE 

COMPANY OF NORTH AMERICA to me personally known to be the individual and officer who executed the preceding 
instrument, and he acknowledged that he executed the same; that the seal affixed to the preceding instrument is the 
corporate seal of said Company; that the said corporate seal and his signature were duly affixed by the authority and 
direction of the said corporation, and that Resolution, adopted by the Board of Directors of said Company, referred to 



BS-15579 Ptd. 




































NEW YORK 


COUNTY OF.NEW YORK 

On this .5TH... , 


. day of . 


..JULY . 


i . .19 . . .83 . before me personally appeared 

ALD TUCKER ■ . to me known who, being by me duly sworn, did depose and say.: That he resides In . WEST. -CALDWELL NEW. JERSEY 

. f < h ai he is Attorney-m-Fact of the INSURANCE COMPANY OF NORTH AMERICA the 

corporation described in and which executed for foregoing instrument: that he knows the corporate seal of the said Corporation- that the seal affixed * 
to said instrument is such corporate seal, that it was so affixed by order of the Board of Directors of said Corporation; and that he signed his nam° 
thereto as Attorney-in-Fact by order of the Board of Directors of said Corporation; and the deponent saith further that the Superintendent of Insurance 
of the State of New York has. pursuant to Section 327 of the Insurance Law of the State of New York, issued to the INSURANCE COMPANY OF 
NORTH AMERICA his certificate that said Company is qualified to become and be accepted as surety or guarantor on all bonds undertakings and 
other obligations or guarantees, as provided in the Insurance Law of the State of New York and all laws amendatory thereof and supplementary 
thereto, and that such certificate has not been revoked; and that the assets of said Company, unencumbered and liable to execution exceed its debts 
and liabilities of every nature whatsoever, by Seven Hundred Thirty Four Million Dollars ($734,000,O^ffiSE SPATABO 
Witness my hand and seal the day and year aforesaid: Notary Public, State of New Yck j 

• No 24-4514957 

(Seal! n.i a jif,~H in ^jnqs f '" 

COPY OF RESOLUTION 


BE IT REMEMBERED, that at a regular meeting of the Board of Directors of the INSURANCE COMPANY OF NORTH AMERICA duly called and 
held at the office of the Company, in the City of Philadelphia, State of Pennsylvania, on the 28th day of May, 1975, a quorum being present the follow¬ 
ing Resolution was duly adopted: 

"RESOLVED, pursuant to Articles 3.6 and 5 1 of the By-Laws, the following Rules shall govern the execution for the Company of bonds undertak¬ 
ings. recognizances, contracts and other writings in the nature thereof: 

ID That the President, or any Vice-President. Assistant Vice-President, Resident Vice-President or Attorney-m-Fact. may execute for and in behalf of 
the Company any and all bonds, undertakings, recognizances, contracts and other writings in the nature thereof, the same to be attested when 
necessary by the Secretary, an Assistant Secretary or a Resident Assistant Secretary and the seal of the Company affixed thereto- and that the Presi¬ 
dent or any Vice-President may appoint and authorize Resident Vice-Presidents, Resident Assistant Secretaries and Attorneys-in-Fact to so execute or 
attest to the execution of all such writings on behalf of the Company and to affix the seal of the Company thereto 

(2) Any such writing executed in accordance with these Rules shall be as binding upon the Company in any case though signed by the President and 
attested by the Secretary. 

(3) The signature of the President or a Vice-President and the seal of the Company may be affixed by facsimile on any power of attorney granted pur¬ 
suant to this Resolution, and the signature of a certifying officer and the sea! of the Company may be affixed by facsimile to any certificate of any such 
power, and any such power or certificate bearing such facsimile signature and seal shall be valid and binding on the Company. 

(4) Such Resident Officers and Attorneys-m-Fact shall have authority to certify or verify copies-of this Resolution, the By-Laws of the Company and 
any affidavit or record of the Company necessary to the discharge of their duties. 

(5) The passage of this Resolution does not revoke any earlier authority granted by Resolution of the Board of Directors on June 9,1953 " 


Financial Statement December 31,1982 


Admitted Assets 


Cash in Office and Banks. $ 67,090,434 

Government Bonds (amortized values). $ 746,042.871 

Miscellaneous Bonds (amortized values)... $1,051,834,753 

Stocks (market value). . $ 967.086,338 

Accrued Interest. $ 37,607,758 

Real Estate.. $ 19.464,864 

Premiums in Course of Collection . $ 315.101,224* 

funds Held by Ceding Reinsurers. $ 25,105,245 

All Other Assets. $ 351,032,092 


$3,580,365,579 

' * Excludes premiums more than 90 days due ) 


Liabilities 


Unpaid Claimsand Claim Expense. $1,921,976,589 

Unearned Premiums. $ 620,270,679 

Reserve for Taxes and Expenses . $ 35,649]841 

Other Liabilities. $ 86,586!357 

Funds Held by Company under 

Reinsurance Treaties . . $ 34,532,379 

Reinsurance in Non-Admitted Companies. $ 34,364,945 

Ceded Reinsurance Balances Payable. $ 112.312.848 

Capita! Paid In... $ 56 785.545 

Surplus Paid In. $ 137.100.213 

Unassigned Surplus. . $ 540,786.183 


$3,580,365,579 


..NEW.YORK, NEW YORK. 


It is hereby certified that. Georcfe. Roth. 

nas been appointed Attorney-in-Fact of the INSURANCE COMPANY OF NORTH AMERICA a 

that said appointment is in full force and effect as of the date hereof, that said appointment was made under and by authority of the foregoing 
Resolution, which said Resolution has been compared by me with the original thereof as recorded in the minute book of said Company and is a true 
and correct transcript thereof and is in full force and effect, and that the foregoing is a true and correct statement qf the financial condition of the said 
Company, as of December 31, 1982. 

IN WiTNfftfi WHEREOF,hereunto set my hand and affixed the seai of said corporation this. SC??S- 
lay of /^/-/<L/zL. , 19 tf<L 







































Corp. Ack. 

STATE OF New York 
COUNTY OF Nassau 
On this. /P77+ 


GEORGE ROTK 


| ss.: 

.. day of.... .•' *. 




19 » before me personally came 


to me known, who, being by me duly sworn, did depose and say; that he resides in.EEECHKJRST. 

.NEW..YORK...that he is the..ATTORNEYr....IN...-..FACT 


of the -. waa-siiov ... the corporation de5Cribed in and which 

executed the above instrument; that he knows the seal of said corporation; that the seal affixed to said 
instrument is such corporate seal; that it was so affixed by ordjr of thjJSoard of Difectors^said cor- 
poration, and that he signed his name thereto by like order. ^ ^ ‘ 

(Seal) 

___ 3eim Expires March 39, WJ"' 


Nofruy Public, State of New 'Pork 
No. 52-1837000 

Qualified In Suffolk Couofy/'^>~ 

39, 19 A' 


I. 




















Corp. Ack. 

STATE OF Aj£ZO 
COUNTY OF /jAg'S'Sfa C 

On this..day of... 19 < 

-. _.. 


| ss.: 


", before me personally came 


to me known, who, being by me duly sworn, did depose and say; that he resides in__ 

.....that he is the.... . I//.&&:.. .1 

0f the -....the corporation described in and which 

executed the above instrument; that he knows the seal of said corporation; that the seal affixed to said 
instrument'is such corporate seal ;, that it was so affixed by order of the Board of Directors of said cor- 
v poration'' and that he signed his name thereto by like order. 


(Seal). , 


HARRIETTE MULLER 
Notary Public, State of New York 
—30-3486250 - 


- . .--- 

_ Qualified in Nassau County 
Commission Expires March 30, f985 




























PRB/1 


PERFORMANCE BOND 

KNOW ALL MEN BY T! IESH PRESENTS: that 

_ S&'dJLJljJjUU jy ■dgUL • 

^■39 (XujLajjut , 


Go/fO *K-0 

im 4-4 <) 


T— 1 


MJu± a£) "us&M. 

‘ ici.po.ai.o«: parish.',;' • hereinafter called Principal, and 

- ^jAAJuA^UUL J: C^snuA i j 1 

J- (jYh^UJr /j^/ 

hereinafter called Surely, are held and firmly hound unto ^ _ 

^ 2^^/. 



tLCLJUk-. 


^yuujLA a. j 


hereinafter called OWNER, in the penal sum of 1 'j/uu .- j4pf,/7 rl a td ,tfljULfixCL , - 


l.<: l ;^!l' l '. i w, m |,i„'l' " M! KI '"" S - f * * h « of which .sum well and truly' lo 

'LTffinZi m " s,,lvw ’ su,: “ ss " rs ' »«•**>«• jointly and severally, firmly by ‘ 

III1-. t.ONIII i ION OK THIS OHI.IOATION is such dial whereas, Ihe Principal entered 

m c,, ? lri |‘ :l , wilh lhu OWNER, dated Ihe_ /7^ H , v of jdtcuJLZ 

■~r~' 11 (: °py °* which is hereto attached a 


nd made a part hereof for'the^Snstruction 


(LmulA Ch* 

MMAjMlZ -. (k-nJjLQLllL -y£ K4--W- ! 


NOW, 11 lERELORE, if the Principal shall well, .truly and faithfully perform its duties, 
all the undertakings, covenants, terms, conditions, and agreements of said contract dur¬ 
ing the original term thereof, and any extensions thereof which may be granted by the 
OWNER, with or without notice to the Surety and during the one year guaranty period, 
and if be shall satisfy all claims and demands incurred under such contract, and shall' 
fully indemnify and save harmless the OWNER from all costs and damages which it 
may sufler by reason of failure to do so, and shall reimburse and repay the OWNER all 
outlay and expense which the OWNER may incur in making good any default, then this 
obligation shall be void; otherwise to remain in full force and effect. 



























. • • PRB/2 

"PROVIDED,* FURTHER, .ha, .he 

Ert'« — - !^Sa'S«S? wSe 

s "=?SS iro or addi,ion ,o ,he ,erms ot 

contract or to the WORK or to the SPECIFICATIONS. 

PRnvinFD FURTHER that no final settlement between the OWNER aI ? d . lh ® 
TRACTCH^shaVl^^ridge the right of any beneficiary hereunder, whose claim may be 

“"witness WHEREOF, .his ins.run.en. is executed in ^L- counterparts, each 


one of which shall be deemed an original, this the - 
19 _— 


.day of: 


m S / lL SLKJ 





jkIIJAAJJ. 


' MOTF• Date of BOND must not be prior to date of Contract RnKin 

If CONTRACTOR is Partnership, all partners should exec 

business in .he stale where .he PRO|ECT is located. , 


BP**® 3 ’ , tVVW^ 






. ' 

































POWER OF ATTORNEY 

INSURANCE COMPANY OF NORTH AMERICA 


PHILADELPHIA, PA. 


Know.all men by these presents: That insurance company of north America 

a corporation of the Commonwealth of Pennsylvania, having its principal office in the City of Philadelphia 
I ennsylvama. pursuant to the following Resolution adopted by the Board of Directors of the said Company 
on May 2», 1975, to wit: ' 

i limits, jsssaft* rr ** »' 

ID T|, ..l the I’rc-sidenj, i»r ,my y,re-Prcs.rlent. Assistant Vice-President, Resident Vice-Prcsido.it or Attorney-in-fact may execute fo, 
vT.ne"’to H i 0 al.l! d ->°d all bonds, undertaking,. recognisances, Contracts and other writings in tire nature thereof, the 

(•. mit'nv T.rixed^ Ihtw/o- )*Pr' -rf an Assistant Secretary or a Resident Assistant Secretary and the seal of the 

TW r Pr0i ' dcn ‘-Pi^ n r Y'ce President may appoint and authorise Resident Vice-Presidents Resident 

,o so ^*■* «* co^ ^ 

ieKSSSi; ** ** " ■**» ■*- *» C»*-r m «r ««. « .i,n,d 

al»Y£S 0 olS, l ' i r,hri “"* H «< "«• Compjn, m.iy bo .«i„a l„ 1*1,1, p „ - 

StetrS 5 R . '" Ul , IC 5IKn ;" UrC of a f(,ll,ym K officer and the seal of the Company may be 

and'hind mg ^ ^ ,WJri "« surh ' 

(■4) Such Resident Officers and Attorneys-in-Fact shall have authority to certify or verify copies of this Resolution the Bv la« 

C ompany. and any affidavit or record of the Company necessary to the disc harge of their duties h V 

£J!: C P‘ 1SS3 S e of this Resolution does not revoke any earlier authority granted by Resolution of the Board of Directors on 

iloes hereby nominate, constitute and appoint 

JOHN E. ROE, WILLIAM HOLLAND, GEORGE ROTH, 

JOHN P. RAUCCI, and WILLIAM SAMMON, all of the City of New York, State of 
New York----'___ 


'-'—■i. . ii!«.- ,nfixed by 

nature and seat shall be valid 


. — j-. —j-t— - ——~~ ' ” , each individually if there be more than one named, 

Iv^TTlI hn ! attorney-in-fact, to make, execute, seal and deliver on its behalf, and as its act and deed 
any and ail bonds, undertakings, recogn.zances, contracts and other writings in the nature thereof. And the 

!nd l 0 nfv 0 L S H ,K Wm L n8 i ! n PU 7r e ° f th ? e presents ' Shal1 be as bindin S u ' K,n said Company, as fully 
and amply a if they had been duly executed and acknowledged by the regularly elected officers of the 
company at its principal office. 

IN WITNESS WHEREOF, the said .IF...F....M.C...CPANJE.,..JJR.. Vice-President, 

wnitTHTu 0 rDm b c 5C | lbed hrs name and affixed the corporate seal of the said INSURANCE COMPANY OF 
NORTH AMERICA this ....„;.'.8th... day of ..j u i^.. 19a3 


(SEAL) 



INSURANCEpQMPANY OF .NORTH AMERICA 


STATE OF PENNSYLVANIA 

COUNTY OF DELAWARE 

On this ...,....8th.. 

Public of the COMMONWEALTH OF PA. 


day of 


..July... 


..., before n 


a Notary 


., A. D. 19.. 

and for the County of DELAWARE came. 

rnM»imnVwM™S.r? L .7,.- Vice-President of the INSURANCE 

COMPANY OF NORTH AMER CA to me personally known to be the individual and officer who executed the preceding 
mstrument, and he acknowledged that he executed the same; that the seal affixed to the preceding instrument is the 
corporate seal of said Company; that the said corporate seal and his signature were duly affixed by the authority and 
direction of the said corporation, and that Resolution, adopted by the Board of Directors of said Company, referred to 

in the preceding instrument, is now in force. 

IN TESTIMONY WHEREOF, I have hereunto set my hand and affixed my official s 
the day and year first above written. — 

/04N LCUCHRAN . „ , . 

(SEAU . */cZJ!Scn D X >r * ^ 

My commission expires “P*r«s Jan, j? ,, 

L. V. 1 ' ^’ undersigned, AJiXKfSf Secretary of INSURANCE ((<WanY OF NORTH AMERICA, do hereby certify that 
POWER OF ATTORNEY of which the foregoing is M, true and correcl copy, is in full force and effect 
J-'X W,tneSS ^ ereof ' l / h / 1 V t*2 reUn, ° subscribed my name as /KMffiifO Secretary, and affixed the corporate seai 
oKthg/Corporal ion, this. LQ.jST. . day of ./ZtAdL/.^ . VV.£.%. 


the City of RADNOR,PA. 



Notary Public. 


BS-15579 Ptrt. In U.S.A 


■fih&fes's ■wyLlJE• 


tfKStfJKKSecretary 

































NEW YORK 


LD TUCKER 


NEW YORK 

5TH . day oi 

to me known who. being by me duly swoi 


JUf.Y 

tM depose and say. Thai he rei 
; that he is Attorney-m Fact of the IN: 


coiporation described in and which executed for foregoing instrument that ho kno. 
to said nstiumeni is such corporate seal, that it was so affixed by order of rh» Bor 
thereto as Attornev-m-Fact by order of the Board of Directors of said Corporation; at 
of the Sta'e of New York has. pursuant to Section 327 of the Insurance Law oi >h 
NORT h AMERICA his certificate that said Company is qualified to become and be 
other I’bi gaiions or guarantees, as provided in the Insurance Law ol fin: State u. 1 

thereto, .mu that such certificate has not been revoked; and that the assets of said < . ____ 

and I'cUNhties of every nature whatsoever, by Seven Hundred Thirty Four M'llu.o DoiLes i$734.000.GW? SE SPAIAP.i 
Witness my hand and seal the day and year aforesaid: Notary Public. Stem nl h 

No 24-4514967 

(Seal) m •'•nc.s >' 

COPY OF RESOLUTION 


IB 8 3 . before me personally appeared 
desm WEST. CALDWELL, NEW.JERSEY 
"RANCE COMPAN v OF NORTH AMERICA, the 
corporate seal of the said Corporation; that the seal affixed 
tors of said Corporation; and that he signed his name 


the deponent sadh further that the Suoer.ntendent of Insurance 
Slam of New York, issued to the INSURANCE COMPANY OF 
i. -opted as surety or guarantor on all bonds, undertakings and 
Jew York and all laws amendatory thereo* and supplementary 
iorni: tnv. unencumbered and cable to execution exceed us debts 


BF i PF.MEMBERED. that .at a regular meeting of the Board of Directors ol the 
•'eld a 1 me office of the Company, in the City of Philadelphia. Stale ol Pennsylvania, 
■ug Resolution was duly adopted’ 

"RtSJLVED. pursuant to Articles 3.6 and 5 I of the Py laws, the lol'owmg liutr 
nos ■•rcodntiances. contracts and othei '.votings in 'he nature thereof 
ill I ••■it the Piesident. or any Vice-President. Assistant Vice f’lestdent. lievdent Vi 
Hie Cumpany any and a'l bonds, undertakings, recognizances. contracts ;md otti 
necessary by the Secretary, an Assistant Secretary or a ReseJei ’ 1 "*stant Secrets' 
dent or any Vice-President may appoint and authorize Resident V- re Pnrsidom o Re? 
.tttesi 'o the execution ol all such writings on behalf of the Pompom, and to affix the 
131 An, such writing executed in accordance with these Rules shall be as twitting u 
attested by the Secretary. 

31 fiie signature of the President or a Vice-President and the so •) >f the Ct*i*>u'-. 
luam ‘o tfus Resolution and the signature ol a certifying officer and 'lie seal <>» |r«* ■ 
cower and any such cower or certificate bearing such facsimile signature ,v*j •-■.•>,y; st 
4i Such Resident Officers and Attorneys-in Fact shall have authonty to .-<-!i! , m •_ 
my af'davit or record o’ the Company necessary to the discharge ol .hen chores 
b) The passage of this Resolution does not invoke any ea'imr authomy •.vam. t t>v R 


INSURANCE COMPANY Of NORTH AMERICA, duly called and 
on the 28th da, ol May, I9<’5. a quorum being present, the follow- 

5 shall govern the execution for 'he Company of bonds, undertak- 

i:e Pu'sufent o: Attorney-in Fad. may execute lor and in behalf ol 
■■I w 'tings it die njtme thereof, 'he same to he attested when 
ind rue seal of the Company affixed 'hereto; and that the Presi- 
!”ni Assistant Sf s nganes and Attorneys-m-Fact to so execute or 
■ eal ot tfu* Company theieto 

. ;n ;h« Company u any case ttrough signed by the President and 

h i. »«e affixed m, Musimiin on any power of attorney granted pur 
mpany may L' 4 ’ affixed by fa ;:emt!e »c any certificate of any such 
sa" be valid and binding on the Company 

>.:nfy '"opies of th.s Resolution, tin- By-Laws of the Company. and 


lOftjtion oi the Rc.ud of Daecu 


n June 9. 1953 " 


Financial Statement Doceinbor31, 1382 

Admitted Assets 


?ash t Office and Banks 
Tovemment Bonds lamoitized values! 
Miscellaneous Bonds (amortized values) 
slocks Imarket vaiuel 
Accrued interest.. . 

Real f-rate 

•’lemiu'i's in Course of Collection 
Funds Held fry Ceding Reinsurers 
All Oiher Assets ... 


‘Exes, l-'spiemiurns mote than 90days due I 


$ 67,0'-M.431 
$ '46.042.H7t 

$1,051 834,75? 

$ 967,086.333 
? 37.60 7, ,'33 

$ 19.464,834 
$ 315 101,224* 
3 25.105.215 

$ 351.032.092 


1 mp.iid Claim', and t'l.Mu f .(.txiv.n 

Rn.ti.!'.■> l«-,f r.ixni; und Fxpi nv 
Other Liabilities 
i.ndr. He'd t'V Cmej.ir-v Ii i.liv 
msuiance Tnwn.c 

Huir.ijrante m Non Admitted t.crru anies 
Jv'fed Reinsurance Balances I'.ivaole 
C.ipi? r 1 Paid In 
'•JurpI is Paid In 
hi .signed Surplus 


$3,580. 


.265.579 


$1,921,976.56*) 
$ 620 2 70.6 79 

$ 35 6-19.341 

$ 96 536.357 

$ 3-1 532.379 

$ 34.364,345 

$ 112.312.848 
$ 56 795.545 

$ 13/.100.213 
$ 549.736.183 

$3.590 365.679 


.. -mb,, o.tifiedthat George Roth 

..Hhi- 1 irp "med Attorney in Fact of the INSURANCE COMPANY OF 
■oat aid appointment is in full force and effect as of the date hot 
•esolp* '0. which said Resolution lias been compared by me .urn dm n 
:nd co'-i’i' t’.nscript themoi and is in full huce and effect, and 'hat 'he 
jnmpa's. is-j* December 31. 1;'?2 

IN '.VIUEtihw’.'HEREOF itut-j hoie-euo ii.pmy iiacd o f Jt-xed The 
fayof f\'p{Ut_ .19 


am* Hit A MEW YORK , NEW YORK 

"a d appointment was made under and bv authority o' the foregoing 
'emu! is recorded m th@ mmnte h '.it ot su'd Company an t is a true 
t a tore and cone t ■ bi'ement :< the financial condition of tfus said 



/O Krf- 



'-’Hrf',. 



Corp. Ack. 

STATE OF New York 
COUNTY OF Nassau 

On this. l&Thi . 

....GEORGE ROTK 


.. day of. Sr/>/£/£- 


) before 


.10 °7 :, before me personally came 


to me known, who, being by me duly sworn, did depose and say; that he resides in.BEECEIHURST 

.NEW...YORK.-.that he is the ATTORNEY--. IN..FACT. 

of the..D^MV?C E...CXX1PANY OF north 


.the corporation described in and which 

executed the above instrument; that he knows the seal of said corporation; that the seal affixed to said 
instrument is such corporate seal; that it was so affixed by order of thep Board of Directors^ said cor¬ 
poration, and that he signed his name thereto by like order. ''' 

(Seal) ' few Wc s;oh, of to M \ 

' ' No. 52-1337000 \ 

^Qualified in Suffell; Coonfy' 












Corp. Ack. , 

STATE OF Al^lO LjbAJC t 

COUNTY OF A)A^Artt j 5 


On this 


~ 7 Zmal. 


Ql£>.. 

of the. 




.day of. 

.S.F.'F./AJ. . 




.19 9#., before me personally came 


to me known who, being by me duly sworn, did depose and say; that he resides in. 


QMMM.6r..£ r . AJ... 

PREimD 'n*niNoiiOGY 


AJU 

ir. INC. 


...that he is the... 


say; that he re: 

V/.CLE . /k 




the corporation described in and which 
executed the above instrument; that he knows the seal of said corporation; that the seal affixed to said 
instrument is such corporate seal; that it was so affixed by order of the Board of Directors of said cor¬ 
poration and ^^l^gfjf^jh^name thereto by like order. 

'ikv - ■ • . 


(Seal) 


Notary Public, State of New York 
| , 30-3486250 

( 1 I Qualified in Nassau County 
—Cqmmi s s i aalapjre? March 30,1985 





















City UndeAW/uting Agency, Inc. 
275 Jentcho TuAnptke 
TLonaJL Rank, New Vo/ik 11001 


Rneload Technology Inc. 

S39 Stewant Avenue 
Gcuuien City, New Vosik 11530 


COMPANIES AFFORDING COVERAGES 


I niuAance Company oft Nonth A merica 

0 Aetna. Im usance Company 
company Q Libenty Mutual InAuAance Company 


This is to certify that policies of insurance listed below have been issued to the insured m 

of any contract or other document with respect to which this certificate n 
terms, exclusions and conditions of such policies. 


TYPE OF INSURANCE 


GENERAL LIABILITY 

Ixl COMPREHENSIVE FORM 
[Xl PREMISES—OPERATIONS 
[71 EXPLOSION AND COLLAPSE 
pirj HAZARD 
IXJ UNDERGROUND HAZARD 
|y~] PRODUCTS/COMPLETED 
~ OPERATIONS HAZARD 
!XJ CONTRACTUAL INSURANCE 
[yl BROAD FORM PROPERTY 
pd DAMAGE 

iXJ INDEPENDENT CONTRACTORS 
0 PERSONAL INJURY 


AUTOMOBILE LIABILITY 

0 COMPREHENSIVE FORM 
0 OWNED 
0 HIRED 
0 NON-OWNED 


EXCESS LIABILITY 

I I UMBRELLA FORM . 
f~l OTHER THAN UMBRELLA 
FORM 


WORKERS’ COMPENSATION 


EMPLOYERS’LIABILITY 


POLICY NUMBER 


CAL753679 


WC1-341-037805-014 


Limits of Liability in Thousands (000) 


04115185 


04/15/85 


01/14/85 



DESCRIPTION 0 


OPERATIONS/LOCATIONS/VEHICLES 


Comtnuctlon o4.0 liiltion Gatlon Vtiett/ietAed concrete Jie&envoiA, City o^ Tont Wayne, 
Indiana, Contract 84-W-1 


Cancellation: Should any of the above described policies be cancetled t ^M?ore%^expr/afioT : ?§at^ C (hereof, the issuing com¬ 

pany will mail —1 5 .— days written notice to the below named certificate holder, BCJaXf&H&PfcJGt! 


NAME AND ADDRESS OF CERTIFICATE HOLDER: 

City o/, Tout Wayne 
, Boasid 0 & Vubtic WoAki 
Tont Wayne, Indiana 46802 


Aphtl 6, 1984 WM'-yo 


IT 

tHinve 




AUTHORIZED REPRESENTATIVE 

citMjnverwriting AGENCV, INC. 


ACORD 25 (1-79) 









































NAME AND ADDRESS 



City Undenwnltlng Agency, Inc, 
275 Jenlcho Tunnplke 
Flonal Punk, Hew Vonk 11001 


A I nsutance Company oh No nth Amenlca 


E AND ADDRESS. OF INSURED 


City oh Font Wayne, Indiana, 
Pn.eload Technology, Inc. 8 
Subcontnaetons, A.T.I.M.A. 

839 STEWART Al/EMUE 
Ganden City, New Vonk 11530 


This is to certify that policies of insurance lis 


w have been issued to 


COMPANY 

LETTER 

elusions and conditions of such po 

TYPE OF INSURANCE 

POLICY NUMBER 

POLICY 

EXPIRATION DATE 

Limits of Liability in Thousands (OflO) H 


EACH 

OCCURRENCE 

AGGREGATE E 


GENERAL LIA8ILITY 

1 1 COMPREHENSIVE FORM 

1 1 PREMISES—OPERATIONS 

1 1 EXPLOSION AND COLLAPSE 

HAZARD 

LJ UNDERGROUND HAZARD 
n PRODUCTS/COMPLETED 
OPERATIONS HAZARD 

LJ CONTRACTUAL INSURANCE 

1 1 BROAD FORM PROPERTY 

b=j DAMAGE 

1 _ 1 INDEPENDENT CONTRACTORS 

1 1 PERSONAL INJURY 



BODILY INJURY 

PROPERTY DAMAGE 

$ 

s fc 

BODILY INJURY AND 
PROPERTY DAMAGE 
COMBINED 

• 

... j 

PERSONAL INJURY 

. ] 

. 


AUTOMOBILE LIABILITY 

CD COMPREHENSIVE FORM 

CD OWNED 

CD HIRED 

CD NON-OWNED 



BODILY INJURY 
(EACH PERSON) 

BODILY INJURY 
(EACH ACCIDENT) 

$ 

PROPERTY DAMAGE 

$ 

BODILY INJURY AND 
PROPERTY DAMAGE 
COMBINED 

5 


EXCESS LIABILITY 

CD UMBRELLA FORM 

CD OTHER THAN UMBRELLA 

FORM 



BODILY INJURY AND 

PROPERTY DAMAGE 

COMBINED 

s 

$ 


WORKERS’ COMPENSATION 

EMPLOYERS’ LIABILITY 



STATUTORY 

S 

(EACH ACCIDENT) 

A 

OTHER 

Installation 

Floaten. 

BIP102823585 

04/15/85 

All HUk/Pen. Fonm 
$976,690.00 


DESCRIPTION OF OPERATIONS/LOCATIONS/VEHICLES 

Construction oh 4.0 Million gallon pnestn.essed concnete nesenvoln, City oh Font Wayne, 
Indiana, Contnjict 84-W-1 


Cancellation: Should any of the above described policies be cancelled^eforeWwS^ion%^?fereof the issuing corn- 
pany will QZXteJbXOtnOO mail 7 5_ days written notice to the below named certificate holder.^x^wlfeTOXw 


NAME AND ADDRESS OF CERTIFICATE HOLDER: 

City oh Font Wayne, Boand oh Public Wonks 
Font Wayne, Indiana 46802 


date issnrn- Apntl 6, 1984 _WM • po. 











































S-84-04-44 


BILL NO. 


REPORT OF THE COMMITTEE ON CITY UTILITIES 

WE, YOUR COMMITTEE ON CITY UTILITIES _TO WHOM WAS REFERRED AN 

ORDINANCE_ approving Contract 84-W-l, Division 1 - Northwest Reser voir, 

Cook Road Industrial ,Park Waterwork Improvement, by and between the 

City of Fort Wayne, Indiana and Preload Technology, Inc., in connect ion 
with the Board of Public Works 


HAVE HAD SAID ORDINANCE UNDER CONSIDERATION AND BEG LEAVE TO REPORT 





























(o(o*1l 


TITLE OF ORDINANCE 


Contract 84-W-l, Division I - Northwest Reservoir, Cook Rd. Industri 
— F er ric tfcrlT yrworks - I m p r oveme n t — 


DEPARTMENT REQUESTING ORDINANCE 


Board of Public Works 




SYNOPSIS OF ORDINANCE 


This contract 84-W-l, Division I, is for a 4.0 Million Gallon 
Prestressed Concrete Reservoir. Preload Technology, Inc., is the contractor. 


EFFECT OF PASSAGE 


Waterwork Improvement 


EFFECT OF NON-PASSAGE 


MONEY INVOLVED (DIRECT COSTS, EXPENDITURE, SAVINGS) $976,690.00 


ASSIGNED TO COMMITTEE 












































